1792446  ED  000792  00006984-00001 


Harrison  Western  Construction 
Labor  - Material  - Equipment  DETAIL  by  Employee  by  Cost  T 


Incurred  Week  Ending 

20-15-220  Gold  King  Mine  - 2015  Rehab 


Portal  Opening 


Labor 


Report  Period  8/31/15  to  Sep  20,  15 


Hours  Reg  OT  Total  Re- 
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Dates 


1792446  ED  000792  00006984-00003 
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CBI/Ex.  4 


20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 


Report  Period 


8/31/15 


to  Sep  20, 15 


Dates 

Incurred  Week  Ending 


Hours  Reg  OT 


Total 


Rate  OT  Rate 


Totai 

Cost 


Report  Period 


8/31/15 


to  Sep  20, 15 


1792446  ED  000792  00006984-00006 


20-15-220  Gold  King  Mine  - 2015  Rehab 

....  ... 


Report  Period 


8/31/15 


to  Sep  20, 15 


Total 

Cost 


1792446  ED  000792  00006984-00007 


20-15-220  Gold  King 
Portal  O-' 


Incun 

Labor 


1792446  ED  000792  00006984-00008 


LB  - Labor  / ER  - Equipment  / MT  - Materia!  / SS  - Services 


CBI/Ex.  4 


ED  000792  00006984-00009 


20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 


Report  Period 


8/31/15 


to 


Sep  20, 15 


->i 

CD 

isj 

-1^ 

O) 


Labor 


Dates 

Incurred  Week  Ending 


Hours  Reg  OT  Total  Rate  OT  Rate 


Total 

Cost 


O 

W 
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X 
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20-15-220  Gold  King  Mine  - 2015  Rehab 
Porta!  Opening 


Report  Period 


8/31/15 


to  Sep  20,  15 


Labor 


Dates 

incurred  Week  Ending 


Hours  Reg  OT  Total  Rate  OT  Rate 


Total 

Cost 


O 

W 

m 

x 
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Printed  Sep  23/2015 


LB  - Labor  / ER  - Equipment  / MT  - Material  / SS  - Services  & Supplies  / SC  - Sub-Contractors 


Page  1 0 
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20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 


Report  Period 


8/31/15 


to  Sep  20, 15 


->i 

CD 

isj 

-1^ 

O) 


Dates 

Incurred  Week  Ending 

Labor 


Hours  Reg  OT  Total  Rate  OT  Rate 


Total 

Cost 


O 

g? 

m 

x 
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20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 

Dates 

Incurred  Week  Ending 

Labor 

o 

UJ 

m 

x 

■ 

20-15-220  Gold  King  Mine  - 2015  Rehab 

8/31/15  9/1/15  9/2/15  9/3/15  9/4/15  9/5/15  9/6/15  6 $175  00 

111111 
9/6/1 5 250  01-02-29-001  Field  Office  Vehicles 


Portal  Opening 
Equip  Owned  Rent 

Pick-up  Truck 

Mon  Aug  31/15 


Report  Period 


8/31/15 


to 


Sep  20,  15 
Total 


Report  Period  8/31/15  to  Sep  20, 15 


Hours  Reg  OT  Total  Rate  OTRate 


Total 

Cost 


Jackleg 


Mon  Aug  31/15 


8/31/15  9/1/15  9/2/15 

3 3 3 

9/6/15  250  01-02-30-050 


9/3/15 

3 


9/4/15 

3 


9/5/15 

3 


9/6/15 


18 


$75.00 


Daily 


$0.00 
$1 ,350.00 


Int  Rent:  Jacklegs,  Drills  & Acc 
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000-178690000  36/000  Q3 


20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 


Report  Period 


8/31/15 


to  Sep  20, 15 


Oates 


Incurred  Week  Ending 


Total 

Oost 


Equip  Owned  Rent 


$0,00 


Pick-up  Truck  9/7/15 

1 

Mon  Sep  7/1 5 9/13/15 

9/8/15  9/9/15 

1 2 
250  01-02-29-001 

9/10/15  9/11/15 

1 1 

Field  Office  Vehicles 

9/12/15 

1 

9/13/15 

7 

$175.00 

Daily 

$1,225.00 

Pick-up  Truck  9/14/15 

1 

Mon  Sep  14/15  9/20/15 

9/15/15  9/16/15 

1 2 
250  01-02-29-001 

9/17/15  9/18/15 

1 2 
Field  Office  Vehicles 

9/19/15 

1 

9/20/15 

8 

$175.00 

Daily 

$0,00 

$1,400.00 

Jackleg  9/14/15 

3 

Mon  Sep  14/15  9/20/15 

9/15/15  9/16/15 

3 3 

250  01-02-30-050 

9/17/15  9/18/15  9/19/15 

3 3 3 

Int  Rent:  Jacklegs,  Drills  & Acc 

9/20/15 

18 

$75.00 

Daily 

$0.00 

$1,350.00 

$0,00 

20-15-220  Gold  King  Mine  - 2015  Rehab  Equip  Owned  Rent 

$0.00 

$6,375,00 

•15-220  Gold  King  Mine  - 2015  Rehab 

Report  Period 

8/31/15 

to 

Sep  20,  15 

Portal  Opening 

Total 

Equipment  OS  Rent 

Cost 

Mark-up 

Cost 

$0.00 

Generator  - United  Rentals  #131349916-001 

$195.72 

$29.36 

$225.08 

Thu  Sep  10/15  9/13/15 

250  01-02-30-090 

General  Plant 

$0.00 

Genie  Man  Lift  - United  Rental  #131102534-001 

$4,845.52 

$726.83 

$5,572.35 

Sat  Sep  12/15  9/13/15 

250  01-02-40-070 

OS  Rent:  Forklift 

$0,00 

JLG  10K  Forklift  - United  Rental  #131102047-001 

$4,290.87 

$643.63 

$4,934.50 

Wed  Sep  16/15  9/20/15 

250  01-02-40-070 

OS  Rent:  Forklift 

$0.00 

750  Compressor  - United  Rental  #131102047-001 

$4,740.86 

$711.13 

$5,451 .99 

Wed  Sep  16/15  9/20/15 

250  01-02-40-005 

OS  Rent:  Air  Compressor 

$0,00 

Printed  Sep  23/2015 


LB  - Labor  / ER  - Equipment  / MT  - Material  / SS  - Services  & Supplies  / SC  - Sub-Contractors 


Page  1 3 


171.000-1796  9 0 0 0 0 36Z000  Q3 


20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 


Report  Period 


8/31/15 


to 


Sep  20, 15 


-u 

CD 

isj 

4^ 

4^ 

O) 


Incurred 

Equipment  OS  Rent 
20-15-220 


Dates 

Week  Ending 


Gold  King  Mine  - 2015  Rehab 


Equipment  OS  Rent 


20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 
Material 


Split  Bolts  and  Butterfly  Plates  - F & H Mine  Supply  #0229920 
Fri  Aug  28/1 5 9/6/1 5 _ 500  04-01-20-110  Mat  Rockbolts 

Drill  Steel  Bits  - F & H Mine  Supply  #0229920 
Fri  Aug  28/15  9/6/15  __  500  04-01-10-100 Drill  Bits  & Steel 

Hex  Nuts,  Washers,  and  Plates  - Rio  Grande  #40639-01 
Thu  Sep  3/15  9/6/15  500  04-01-20-110  Mat  Rockbolts 


Total 

Cost  Mark-up  Cost 


$0.00 


$14,072.97 

$2,110.95 

$16,183.92 

Report  Period 

8/31/15 

to 

Sep  20,  15 

Total 

Cost 

Mark-up 

Cost 

$0,00 

$3,383.35 

$507.50 

$3,890.85 

$0.00 

$1,227.16  $184.07  $1,411.23 


$0.00 

$1,939.56  $290.93  $2,230.49 


$0.00 

Wf662  9/2.9SHT8  - Rio  Grande  #40839-00  $2,516.42  $377.46  $2,893.88 

Fri  Sep  4/15 9/27/15 500  04-01-30-100  MatShotcrete 

$0.00 

Epoxy,  Hex  Nuts,  Washers,  Plates  - Rio  Grande  #40639-00  $16,982.23  $2,547.33  $19,529.56 

Fri  Sep  4/15  9/6/15  500  04-01-20-110  Mat  Rockbolts 

$0.00 

WF662.9/2  9SHT8  - Rio  Grande  #40639-01  $1,368.02  $205.20  $1,573.22 

Fri  Sep 4/1 5 9/13/15 500  04-01-30-100 MatShotcrete 

$0.00 

Drill  Steel,  Wrench,  Spinner  - F & H Mine  Supply  #0230192  $931.09  $139.66  $1,070.75 

Tue  Sep  8/15  9/13/15 500  04-01-20-110 Mat  Rockbolts 

$0.00 

Resin  for  Rock  Bolts -Orica  Ground  Support  #333929  $2,511.42  $376.71  $2,888.13 

Fri  Sep  11/15  9/13/15  500  04-01-20-110  Mat  Rockbolts 
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si, 000-179690000  36Z000  Q3 


20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 


Report  Period 


8/31/15 


to  Sep  20, 15 


->i 

CD 

isj 

4^ 

4^ 

O) 


Material 


Dates 

Incurred  Week  Ending 


Total 

Cost  Mark-up  Cost 


$0.00 

Hex  nuts  and  Washers  - Rio  Grade  #1-40639-02  $3,377.52  $506.63  $3,884.15 

Tue  Sep  15/15  _ 9/20/15  _ 500  04-01-20-110  Mat  Rockbolts 

$0.00 


20-15-220  Gold  King  Mine  - 2015  Rehab  Material 


20-15-220  Gold  King  Mine  - 2015  Rehab 
Portal  Opening 
Services  & Supplies 


$0.00 

$34,236,77  $5,135.52 $39,372.29 

Report  Period  8/31/15  to  Sep  20,  15 

Total 

Cost  Mark-up  Cost 


Tools  Consumables  Supplies  - F & H Mine  Supply  #0229920 


$2,250.25  $337.54 


$0.00 

$2,587.79 


Fri  Aug  28/15 9/6/15 __  250  01-02-28-050 Small  Tools  & Supplies 

$0.00 

Filters  and  Masks  - AMMC  #1-494  $97.06  $14.56  $111.62 

Thu  Sep  10/15 9/13/15  250  01-02-28-050 Small  Tools  & Suppljes 

$0.00 

Locks,  Saw  Blades,  Pliers  and  Muck  Scoop -AMMC  #1-493  $365.73  $54.86  $420.59 

Thu  Sep  10/15 9/13/15  250  01-02-28-050  Small  Tools  & Supplies 

$0.00 


20-15-220  Gold  King  Mine  - 2015  Rehab  Services  & Supplies  $0.00 

$2,713.04  $406,96 $3,120.00 


20-15-220 

Gold  King  Mine  - 2015  Rehab 

Total  Period  Cost 

$141,331.20 

Printed  Sep  23/2015 
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O United  Rentals' 

BRANCH  NH 
36$  HMY  3 
DURANGO  CO  81301 
970-382-2591 
970-382-5950  FAX 


ffl 

-HI 

m 


GOLD  KING  MINE 
6226  HIGHWAY  110 
X:X@X 

SILVERTON  CO  81433 

Office:  303-234-0273  Cell:  970-697-9611 


HARRISON  WESTERN  CONSTRUCTION 
1208  QUAIL  ST 
LAKEWOOD  CO  80215-4418 


RENTAL  RETURN 

INVOICE 

# 131349916-001 


Customer  # 
Invoice  Date 
Rental  Out 
Rental  In 
DR  Job  Loc 
DR  Job  # 
Customer  Job  ID 
P.O.  # 

Ordered  By 
Written  By 
Salesperson 


256032 

09/10/15 

09/09/15  08:14  AM 

09/10/15  07:55  AM 

6226  HIGHWAY  110,  SI 
18 

20-15-220 
JACOB  JACOB 
JENNIFER  TROVILLION 
PHILLIP  JORDAN 


Invoice  Amount:  $195.73 


Terms:  Due  Upon  Receipt 

Payment  options:  Contact  our  credit  office  212-333-6600  Ext.  84984 
REMIT  TO:  UNITED  RENTALS  (NORTH  AMERICA),INC. 

PO  BOX  840514 
DALLAS  TX  75284-0514 


1792446 


ED  000792_00006984-00016 


United  Rent  r 

MMmm  mi 
$**  wm  3 
tmmm  co 

Sf&'-MS-MSSl 
S7&-S 82-SSSO  FAX 


J5  GOLD  KING  MINE 

£ 6226  HIGHWAY  110 

w x ;X@X 

*§  SlLVERTON  CO  81433 

b Office!  303-234-0273  Cell*  970-697-9611 


4 WEEK  BILLING 
INVOICE 


# 131102534-001 


Customer  # 

s 256032 

Invoice  Bate 

E 09/12/15 

Bate  Out 

1 08/3.1/15  10:00  AM 

Billed  Ihrongh 

! 09/28/15  00:00 

Da  Job  itoc 

I 6226  HIG«W*y  110,  SI 

m Dob  # 

l 28 

Cuatmer  ffeb  ic 

2 

®.o.  i 

1 20-15-220 

Ordered  By 

< JACOB  JACOB 

cten  By 

l JENNIFER  TROVILLICJN 

Salesperson 

S PHILLIP  JORDAN 

HARRISON  WESTERN'  CONSTRUCTION 
1208  QUAIL  ST 
LAKEWOOD  CO  80215-4418 


invoice  Amount:  $4,845.52 

Tomit  Du®  Upon  Rs©©Sj$ 

f»«ymen! «*#«>•:  CWitMlouraeSoiaM  212-3354500 Ext 8*964 
REMIT  TO:  UNITED  CENTALS  (NORTH  AMERICA), IMC, 

PO  BOX  640514 
IMUAS 7X75284-0514 


j RENTAL  ITS®.- 
l Qtv  Equipment 

Amount 

1 612584RA  BOOM  76-80'  TBLBSCOPIC  80S. 00 

Make:  OBHIE  Model*.  S-B6 

serial:  SB006-4615  Meter  out:  5695. SO  Mater  in*  .00 

2350.00  4150-00 

4,150.00 

j SALES /MISCELLANEOUS  ITEMS:  /*" 

Rental  Subtotal: 
Unit  of  Measure 

4, ISC. 00 
Extended  Amt. . 

1 8MK  PIE  {SIM; 

MCI]  $3,000 

SACH 

$3  .SO 

i ENviacaafgKTAL  charge  cbkv/ 

MCI]  S3 ..  950 

EACH 

53,55 

1 BELITSKY  CHARGE 

215.210 

each 

215.21 

a pickup  cflra&s 

215,210 

BAm 

215.2 1 

Sal©s/Misc  Subtotal; 

587.37 

COMMENTS 

Agr&emsmt  Scbtotsl  ; 

Tux: 
Tote 1 1 

4,7X1,37  • 
12 8, IS 
4, 845*52 

BILLED  FOR  FOUR  WEEKS  8/31/15  THRO  9/28/15  10:80  AM 

m SCHEDULE  equishskt  for  pickhf,  CALL  B00-UR-RBKTS  {BOO -87? -3 
WB  ms  AmiLMBUE  24/7  TO  SUPPLY  YOU  MITH  ft  COIIFIMiTtOt?  1 
IK  ORDSK  TO  CLOSE  THIS  GDHTRACT 

-------  -- 

O 

, ";"i  J ' ' 

j 

\ - 

2 SO 

ft  V 

^5-' 

jv 

/ 

IMS  4 WEEK  ftlLUNQ  ISMICE  IS  ISSUES  SUBJECT  TO  THE  TERMS  ARC  CQMSmONS  OF  TOE  RENTAL  AOREGMENT,  WHICH  ARE  IRCORPORATSB  HEREIN  SV  REFERENCE. 

A COPY  OF  THE  RENTAL  AOREEME^T  ® AVAILABLE  UPON  ftEOUEST 

VoirCtnHa wAm  •«  onMni  Ofitim  Page; 

fa  ti&'r  l‘p  ctmhK  i 


1792446 


ED  000792_00006984-00017 


'iJ&iimd  Rentals- 

1 

f»  823  3 1 


GOLD  1 iE 

6226  l i 110 

X:  ; X 

SILVER TON  CO  8:433 

0 £ £ i c e t 303-234-0273  Ce 1 1:  970-697-9611 


HARRISON  WESTERN  CONSTRUCTION 
1208  QUAIL  ST 

CO  80215-4418 


W BILUNO 
INVOICE 

#131102047-001 


Customer  # : 
Invoice  Date  : 
Oats  Oat  2 
Billed  Through  : 
TO  «3‘os>.  tec  ; 
SR  Job  # s 
Custcamr  3ob  ID: 
P.O,  # 5 

Ordered  By  > 
jKritten  By  t 
.'Sfcleaparsec  i 


256032 

09/26/15 

08/31/15  10:00  AM 

03/28:.",',:  00  : •>!/ 

€226  HIGHWAY  11C,  S 


20-15-220 
i JACOB 

JENNIFER  THOVU 
PHILLIP  JORDAN 


Surofe©  Amount 


Tsriw;  SueUpeftRwipf 
" - C«U»Saar!m#  office 


KSWIC:  UMTEB JWFMS  (NORTH AMERICA},®*! 
PO»XM®14 
DALLAS  7X  76284-0514 


ITEMS: 

Q&v  equipment. 


Ca.WBMTS /NOTES: 

BILLED  FOR.  FOUR  SEEKS  S/31/1B  THRU  9/28/1S  10:00  M> 

TO  £ - IDLE  EOOIEMBHT  EOS,  PICKUP,  CALL  800-UR-RBNTS  SSOO-377-3687} 
MB  ARE  AVAILABLE  2 4/1  TO  SUPPLY  TOO  WITH  * CCfiFIRMiiTIOK  # 

I»  ORDER  TO  CLOSE  THIS  CONTRACT 


z s o 

ni-nn  >0-070  ' A>/0  /,'/>- 

iS  * **  \ * 


rttti 


7 


on  .5 


V 


Oi-oz-  20 

0(L  both  WArpCHL 


Co^f 


sts  $or 


z jo 

0 1-02  - HO  - O f 5 


^5  tH 


maomxt 


10229074  FORKLIFT  VARIABLE  SSACB  1000C#  SO*  i OF 

Hake:  JLO  Model-,  O10-SSA 

Serial;  0160058693  Meter  out:  878,00  Meter  in:  ,00 

720.00 

1780. CO 

3S3S.08 

3,835.00 

1 

9166638*  COMPRESSOR  75  0-795  CM  DIESEL 

Make-,  KFLASCQPCO  Model:  MS75WBIT4 
Serial:  HOPOB366B  Meter  out:  6376,40 

Meter  in;  .00 

£05.00 

1785.CC 

4285.00 

4,285.00 

SALES  /MISCELLANEOUS  ITEMS : 

Qty 

Rental 

Subtotal i 

8,120.00 

1 

SMM  FES 

ISHM/HCI3 

1.62.400 

EACH 

162.40 

1 

wjzvmommrr&h  cmm% 

iENV/MCIl 

75.000 

EACH 

75-00 

i 

DELIVERY  CH&R&S 

215 >216 

EACB 

315  .21 

1 

M COT?  CHARGE 

2X5. SIC 

EACH 

215*21 

Sales /Hiee 

Subtotal t 

£€7.82 

Agreement. 

Subtotal  s 

T&Xr 

Total ? 

0{?«7»i$2 
243 . 91 
9,031.73 

f/Cy  / 


, T C / 

mi S 4 WEEK  tt.LO.MQ  WHENCE  sa.  ISSUED  MlSJEet  to  the  TBRHS  me  CONPITfOHS  Of  THE  RENTAL  &3ftEEMEJC?s  WHICH  Afl£  M&GRPORATEC  HEREIN  m WHieMSE. 

A COFT  OF  THE  RENTAL  /U3REQIP4T  IS  AWtfLAfllC  UPON  REQUEST, 


X - 


|1 


.4/1 


|H 


F#  £lgw  crettSsef 


Fagre : 


17Q9A4K 


ED  000792_00006984-00018 


Invoice 


Page: 


1 


F & H MINE  SUPPLY,  INC. 
P.O.  Box  747 
Wallace,  ID.  83873-0747 
(208)  752-1294 


SEP -a  2015 


Confirm  To: 


Sold  To: 

HARRISON  WESTERN  CONST.  CORP. 
1208  QUAIL  ST. 

LAKEWOOD,  CO  80215 

C099300 


y 


Invoice  Number:  0229920-IN 
Invoice  Date:  8/28/2015 

Order  Number:  0084433 
Order  Date  8/27/2015 
Salesperson:  0001 
Customer  Number:  00-0001 1 99 

Ship  To: 

HARRISON  WESTERN  CONST.  CORP. 
GOLD  KING  MINE 
SILVERTON,  CO  81433 


Customer  P.O. 

20-15-220 

Ship  VIA 

OUR  TRUCK 

F.O.B. 

MINE  SITE 

Terms 

NET  30  DAYS 

Item  Number 

Unit  Ordered 

Shipped 

Back  Ordered 

Price 

Amount^  ^ 

HF5  EACH 

SPLIT  STYLE  BOLT  5’  39mm 
KBP12X12G  EACH 

BUTTERFLY  PLATE  GALV.  12X12  39 
96211  PAIR 

GLOVES,  FUZZY  DUCK  X-LARGE 
1154  PAIR 

GLOVES,  BLACK  DOUBLE  DOT 
N27051WF  EA 

HOSE,  1"  WITH  FITTINGS  50‘ 
N270512WF  EACH 

HOSE, 1/2"  W/FiTTINGS  50'LENGTH 
WB1  EACH 

WH1PCK  CABLE  1/8"  HOSE-HOSE  SM 
BUF10084  BOX 

T-SHIRT  RAGS  25  LB  BOX,  COLOR 
F4  EACH 

CLAMPS  1" 

GDB28  EACH 

DOUBLE  SPUD  2" 

RS15H  EACH 

SPUD  WRENCH  W/HAMMER  HEAD 
RW10  EACH 

RAP  WRENCH  10" 

SSD101BL  EACH 

SPLITSET  DRIVER  7/8"  STANDARD 
K1 05425  EACH 

7/8X4  1/4  X4'6"  1 1D  CARB. 


300.00 

300.00 

12.00 

12.00 

4.00 

4.00 
10.00 

1.00 
20.00 
10.00 

4.00 

6.00 
2.00 
5.00 


300.00 


Whse:  010 


300.00 


Whse:  010 


12.00 


Whse:  010 


12.00 


Whse:  010 


Whse:  010 


4.00 


4.00 


Whse:  010 


10.00 


Whse:  010 


1.00 


Whse:  010 


20.00 


Whse;  010 


10.00 


Whse:  010 


Whse:  010 


Whse:  010 


Whse:  010 


Whse:  010 


4.00 


6.00 


2.00 


5.00 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 


An 


/jO 

. G2-  Xi  Oi>V 


CT 


o /S'  • Z -20 

jV  ^ 
j t&do  A(Y 

yj  033^ 


5.86 

5.10 

3.36 

0.80 

137.53 

104.22 

7.56 

28.99 

0.55 

27.43 

57.20 

32.67 

49.50 
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G\o mG&  Orica  Ground  Support  Inc. 

JSirf  150  Summer  Court 

Georgetown,  KY  40324 
Tel.  (502)  863-6800 
(800)  626-2948 
Fax:  (502)  863-6805 


SHIP 

TO  HARRISON  WESTERN  CONSTRUCTION  CORP 

GOLD  KING  MINE 
SILVERTON  CO  81433 
USA 


PLEASE  REMIT  ALL  PAYMENTS  TO:  INVOICE  PAGE 

Orica Grou£3  'Support  Inc.  „ 

P.O.  Box  2032  333929  1 

Carol  Stream,  IL  60132-2032 


This  acceptance  and  any  sate  or  delivery  of 

products,  hereunder  Is  SUBJECT  TO  THE 

EXCLUSION  OF  WARRANTIES,  LIMITATION 

OF  REMEDIES  AND  LIABILITIES,  AND  OTHER 

TERMS  AND  CONDITIONS  ON  THE  REVERSE 

SIDE  HEREOF  and  they  are  incorporated  m a r*d 

shall  our  agreement,  DUE  ON 


DATE 

9/11/15 

9/11/15 


EXPORT 

N 


CURRENCY 
US  Dollar 


HARRISON  WESTERN  CONSTRUCTION  CO 

dwalburn@harwest . com 

1208  QUAIL  STREET 

LAKEWOOD  CO  80215 

USA 


TERMS 

NET  3 0 


SELLER  ID 


CUSTOMER  ORDER 

1 66004650  CO  461151 


BOL  # SHIP  VIA 

167219 


SLREP 

3 


P.O.  NUMBER 

A 2 05378 


SHIP  DATE 

9/11/15 


PACK.  #. 

3 BETLAF 

167469 

SHIP  WEIGHT 

3,817.825  LB 


LINE  NO. 


ITEM  NUMBER/DESCRIPTION 

Carrier  . . : CON-WAY  FREIGH 

SHIP  VIA  CON- WAY.  FREIGHT 
CHARGES  HAVE  BEEN  ADDED 


U/M 


QUANTITY/PRICE 


NET  SALES  AMOUNT 


DIRECTIONS:  GO  PAST  THE 
SILVERTON  MOUNTAIN  SKI 
RESORT  (6226  STATE  HHY 
110  SILVERTON,  CO  81433  - 
1.2  MILES  DRIVE  JUST  PAST 
THE  COLORADO  GOLD  FIELDS 
THERE  WILL  BE  A WAREHOUSE 
ON  THE  RIGHT  AND  A 
STATION  THERE  THAN  CAN 
RADIO  FOR  A FORKLIFT  TO 
UNLOAD. 

MUST  HAVE  PALLET  JACK  TO 
MOVE  PALLETS  TO  END  OF 
TRAILER 


40 


o 


tl  O!  AO  ]ld 


m 


254027 

3212  LIF35  (2PB , 75  BXS)  (GJ) 
1 PARTIAL  PALLET 


EA 


325.000 
. 940 


305.50 


NET  SALES 
MISC.  CHARGES 


FREIGHT 


TRADE  DISCOUNT 
TERMS  DISCOUNT 


Delinquent  payment  sub- 
ject to  service  charge. 


AMOUNT  DUE 


17Q924K 


ED  000792_00006984-00021 


So 


ORICA 


Orica  Ground  Support  inc. 

150  Summer  Court 
Georgetown,  KY  40324 
Tel.  (502)  863-6800 
(800)  626-2948 
Fax:  (502)  863-6805 


SHIP 

TO  HARRISON  WESTERN  CONSTRUCTION  CORP 

V^GOLD  KING  MINE 
SILVERTON  CO  81433 
USA 


PLEASE  REMIT  ALL  PAYMENTS  TO: 
Orica  'Ground  Support  Inc  . 

P.O.  Box  2032 

Carol  Stream,  IL  60132-2032 


INVOiCE  PAGE 
333929  2 


This  acceptance  and  any  sale  or  delivery  of 
products,  hereunder  is  SUBJECT  TO  THE 
EXCLUSION  OF  WARRANTIES,  LIMITATION 
OF  REMEDIES  AND  LIABILITIES,  AND  OTHER 
TERMS  AND  CONDITIONS  ON  THE  REVERSE 
SIDE  HEREOF  and  they  are  incorporated  in  ami 
shall  govern  our  agreement. 


EXPORT  CURRENCY 

N US  Dollar 


DATE 

9/11/15 

DUE  ON  9/11/15 


HARRISON  WESTERN  CONSTRUCTION  CO 

dwalburn@harwest . com 

1208  QUAIL  STREET 

LAKEWOOD  CO  80215 

USA 


TERMS 

NET  3 0 


SELLER  ID 


CUSTOMER  ORDER 

1 66004650  CO  461151 


BOL  # SHIP  VIA 

167219 


SLREP 

3 


P.O.  NUMBER 

205378  ) 


SHIP  DATE 

9/11/15 


PACK.  #, 

3 BETLAF 

167469 

SHIP  WEIGHT 

3,817.825  LB 


LINE  NO. 


ITEM  NUMBER/DESCRIPTION 

Carrier  . . : CON-WAY  FREIGH 


259015 

3218  LIF0204  (2PB,  50  BXS) (GJ) 


U/M 

EA 


QUANTITY/PRICE 

1,900. 000 

1.010 


1 PALLET 


CON  WAY  FREIGHT  CHARGE 


NET  SALES  AMOUNT 


1,919.00 


97.83 


LOCAL  SALES  TAX 


189 . 09 


NET  SALES 
MISC.  CHARGES 
FREIGHT 
TAXES 


2,224 . 50 
. 00 

97 . 83 
189 . 09 


TRADE  DISCOUNT  0 0 

TERMS  DISCOUNT  0 0 


Delinquent  payment  sub- 
ject to  service  charge. 


AMOUNT  DUE 


2,511.42 


1792446 
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1208  Quail  Street 
Lakewood  CO  80215 
800.638,8793  / 303.234.0273 

fax  303-237-9868 
www,  harwest.com 


Project  Number:  20-1 5-220  Requisition  #:205378 


Project 

Purchase  Requisition 

YES 

PO  Required: 


Date:  Thu  Sep  3,  2015 


Gold  King  Mine -2015  Rehab  From:  Kurtis  (Jacob)  Greenman 

SlLVERTON  CO 


Vendor  jiaoe 

Orica 

Attn:  Tim  Hilderman 

Phone:  502-863-6800  Oust.  Cell:  801-448-1494 

Fax: 

Email:  tim.hilderman@orica.com 

Address:  150  Summer  Court 

Georgetown  KY 
USA  40324 


Via 

Goods  Received:  Q NO  O YE 
Delivery  Required: 

Attn:  0ejj. 

Phone: 

Email: 

Address: 


General  Req  Purpose: 


04-01-20-110 


Description 

Resin  for  Rock  bolts 


1900 


Measure 

Each 


Price 

1.01 


Each 


0.94 


Total  This  Requisition 

Remarks: 

Thank  You,  Harrison  Western  Corporation 


1792446 
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Invoice 


i 


!ilage: 


epp  * s 201? 

F ■&  H MINE  SUPPLY,  INC.  5C  * 

P.O.  Box  747 
Wallace,  ID.  83873-0747 
(208)752 1294 


(nvoiceNumtef:  02303S4 (N 

Invoice  Date:  S/14/2015 

Order  Number  2CSI572C] 
Order  Oats  9/1472015 
SaSesperacm;  3001 
Customer  Number:  00-0001 19S 


Sold  To; 


Strip  To; 


1 1ARR1SON  WESTERN  CONST.  CORP 
1208  QUAIL  ST. 

LAKEWOOD,  CO  80215 

Confirm  To; 


HARRISON  WESTERN  CONST.  CORP 

1208  QUAIL  ST. 

LAKEWOOD,  CO  80215 


BOB  DR5340S 


Customer  P.O. 
20  15-220 

Ship  VIA 

OUR  TRUCK 

F.O.B. 

Terms 

NET  30  DAYS 

Item  Number 

Unit 

Ordered 

Shipped 

Back  Ordered 

Price 

Amount 

HI -S 

EACH 

300.00 

300.00 

0.00 

5.86. 

Zi 

SPLIT  STYLE  BOLT  S'  39mm 

Whsa:  010 

KBPt.3X.12G 

EACH 

300.00 

300.00 

0.00 

S.10 

1.530.00 

BUTTERFLY  PLATE  GALV.  12X12  39 

Whae:  010 

KO0 

oH-cl-  wo  - i to  fn'i 


Net  invoice: 
Leas  Discount: 

Past  due  invoices  wM  be  charged  1 1/2%  per  month,  18%  annually  Freight: 

Sales  Tax: 
Invoice  Total: 


1792446 
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1 


invoice 


- & H MINE  SUPPLY,  INC 
TO.  Box  747 
Wallace,  ID,  83873-0747 
208)752-1294 

Order  Date  8/27/2015 
Salesperson:  0001 
Customer  Number:  00-0001 193 


**  % n ft  sf- 

1 1 £vih 


imaem  Number;  0230192-IN 

Invoica  Date:  9/8/2015 


Order  Number:  0084433 


SoW  To:  Ship  To: 

HARRISON  WESTERN  CONST.  CORP.  HARRISON  WESTERN  CONS  T,  COW3 

1208  QUAIL  ST.  GOLD  KING  MINE 

LAKEWOOD,  CO  80215  SILVERTON,  CO  81433 

Confirm  To: 


co99451 


Customer  P.O. 

Ship  VIA 

OUR  TRUCK 

F.O.B. 

MINE  SITE 

Terms 

NET  30  DAYS 

Item  Number 

Unit 

Ordered 

Shipped 

BackOniered 

Price 

Amount 

110825 

7/8X4  1/4  X 8*6"  1115  CARB. 

EACH 

5,00 

Whs®:  010 

3.08 

009 

t 

478.85 

DDW824 

WRENCH,  #8X24" 

EACH 

2.00 

Whs®:  010 

2.00 

0.00 

107.00 

214.00 

DD888 

SPINNER,  MX  fi*  SHORTY 

EACH 

2.00 

Whse:  010 

2.00 

0.00 

107.00 

214.00 

2 so 

0 I -02- - ' 


MMIrwote  904.85 

Less  Discount:  0.00 

Pest  due  invoices  will  be  charged  1/2%  per  month,  18%  annually  Freight:  0.00 

Safas  Tax;  58424 

Invoice  Total:  <531.(3 


1792446 
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AMMC 


VO 


612.  Main  St. 
PO  Box  1.028 
CO  81427 
970-325-7220 


1792446 
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CustM: 


5874 


Ship  SILVERTON  MOUNTAIN  SKI  AREA 
To;  0226  STATE  HIGHWAY  Ufl 

SILVERTON,  CO  81433 


- GRANDE  CO./BUDLDING  MATERIALS  HIV. 

fr.  281  SANTA  FE  DRIVE 

ER,  CO  80223 


m HARRISON  WESTERN 
Tor  1208  QUAIL  STREET 
5874  LAKEWOOD,  CO  80215 


Phone;  (303)  825-2211 
W&hslba:  www.riogr3ndeco.com 


Product 

_ 

CiuBidlfy 

Quantity 

j 

Vwf 

•— j 

Amount 

Ami  Dg&anptMtn 

OflfcnMf 

B/ O 

SfHftpMl 

UA#  j 

Arcs 

(M&iji  ] 

2 

B0&K.4C4S1E 

m Hex  Nut  F/CTD  GR  75  Epoxy  Coated 

3 00 

! 

EA  J 

M3 

I 

2949.001 

3 

BQ8U93390I 

95 

IJ 

95 

EA  1 

2M& 

278.75j 

9 

i ¥ level  Washer  Epoxy  C oatei 

TO 

gbi-out 

i 

ft 

1 

j 

sjei'i.i  j 

i 

94® 

%m  j 
1 

i 

s Total  ..  396  Total 

Taxes 

Invoice  Total  07752 


50  o 

i^0-U0  ^ 1 


1792446 
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INVOICE 


RIO  GRANDE  CO. 

Building  Materials  Since  1908 

Sb/  I 0 2015 


Cust.it:  5874 

Ship  SILVERTON  MOUNTAIN  SKI  AREA  Correspondence  RIO  GRANDE  CO./BUILDING  MATERIALS  DIV. 

To:  6226  STATE  HIGHWAY  110  To:  201  SANTA  FE  DRIVE 

SILVERTON,  CO  81433  DENVER,  CO  80223 


■/C, jrlmicp  Pole  ; 

09/04/15  “ 

Tax  Code  PQ£ 

co 9 4.90  IJACOB  8. 


JACOB  8.26.15  [ 


Bill  HARRISON  WESTERN 

To:  1208  QUAIL  STREET 

5874  LAKEWOOD,  CO  80215 


Phone;  (303)  825-2211 
Website:  www.riograndeeo.com 


'Terms  ' 
l%10px/n25 

Shipped  ^ 

09  0415 


Instructions  _ 

JACOB  970.697.967 1 

Ship  Point  ' 


1792446 
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Cm  f.#.‘ 

5874 

§5^,  ^|»awss«i'! 

Sftip 

To; 

SILVERTON 

To; 

10  GRANDE  CO./BUILDING  MATERIALS  DIV 
201  SANTA  FE  DRIVE 
DENVER,  CO  86223 

Bit! 

HARRISON  WESTERN 

Phone;  (303J  825-2211 

To: 

1208  QUAIL  STREET 

Website:  www.riograndeGO.cam 

58M 

LAKEWOOD,  CO  80215 

j Product  - • 

1/3#  j /Inrf  Beser?pihtf 

. ar. 

Orders:: 

Quantity 

B/O 

QoanOfyj  Qfy 
Shipped  j LWW 

Unit  i 
Arcs  ; 

Amount 

m 

| 

! | W£:662 .9/2 . S5HT  8 

loX6-W2.9/W2.9  WWF  8X20  (SGA) 
i 

j 4 $ 

0 

1 

4§  | HA 

i 

i 

1 

48.70. 

3337,60 

1 lines  Total 

Ofy  Ship  pen  7'cttti 

& 

TOir'l 

2337. 

00 


oh-  o/—  10-1  oo 


taxes 

invoice  Total 


l \ W 

L * V 


‘a.-.h  ril^cettHi  Bv 
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